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BILL NO. S-82-09-/'^ 


SPECIAL ORDINANCE NO. S- 

AN ORDINANCE approving Improvement 
Resolution No. 5933-82, Hanna-Creighton 
Neighborhood, Phase VI, with Rieth- 
Riley Construction Company, Inc., in 
connection with the Board of Public Works. 


BE IT ORDAINED BY THE COOTION COUNCIL OF THE CITY OF 
FORT WAYNE, INDIANA: 

SECTION 1. That a certain Contract dated August 4, 

1982, between the City of Fort Wayne, Indiana, by and through 
its Mayor and the Board of Public Works and Rieth-Riley Construct¬ 
ion Company, Inc., for: 

the construction of sidewalks on Pontiac 
Street from Lafayette to John, both sides of 
Pontiac from Oliver to Anthony, both sides 
of Emily Street from Gay to Bowser, and both 
sides of Hurd Street from Gay to Oliver, 
including curbing, drive approaches, and 
drainage structures; 

under Board of Public Works Improvement Resolution Mo. 5933-82, 
involving a total cost of One Hundred Sixty-Nine Thousand Six 
Hundred Fifty-One and 25/100 Dollars ($169,651.25), all as 
more particularly set forth in said Resolution and Contract which 
is on file in the Office of the Board of Public Works and is 
by reference incorporated herein, made a part hereof and is hereby 
in all things ratified, confirmed and approved. Two copies of 
said Contract are on file in the Office of the City Clerk and 
made available for public inspection, according to law. 

SECTION 2. That this Ordinance shall be in full force 
and effect from and after its passage and any and all necessary 
approval by the Mayor. 












Read the f. 
seconded by 


tirjie inand on motion by 

and dt^di^adopted, r 




_ second time 

by title and referred to the Committee (and — ti^e City 

Plan Commission for recommendation) and Public Hearing to be held aft^r 
due legal notice, at the Council Chamber^; City-County BuildiTtgT-"f'o?^ Wayne, 
Indiana, on__, the__^day of 


'CHARLES W. WESTEPmN - CITY CLERK 




Read the third time^;^? fuJLl and on motion by_ 

seconded by_ ^ ^ and duly adopted, placed on its 

passage. PASSED C L'OSg^ ) by the following vote: 


TOTAL VOTES 


BRADBURY 


AYES 


ABSTAINED 


GiaQUINTA 

SCHMIDT 

SCHOMBURG 

SCRUGGS 




DATE: 






CHARLES W. WESTEl?MAN - CITY CLERK 
Passed and adopted by the Common Council of the City of Fort Wayne, 

Indiana, as (ZONING^fiP)_finT’ATT7T?aT. '> (annevAT (SP:^IAL) 

:CA5.PP.0PRI ATI-ON) ORDINANCE (RESOLUTTeNi NO. 

on the day of _, 19 , 


ATTEST: 


(SEAL) 

LES. W. WESTERMAN - CITY CLERK PRESIDING OFFICER ~ 

Presented by me to the Mayor of the City of Fort Wayne, Indiana, on 
__^day of , 19 rf^ , at the hour of 


Z/':^ _ _^o' clock -<ft. .M.,E.S.T., 


Approved and signed by me this 
19_23L_' hour of_\0_ _^o' clock 


CHARLES W. X'TESTERMAN - CITY CLERK 

_day of 



WIN MOSES, JR. 
















































































S-82-09-17 


BILL N0,_ 


^'JE, YOUR COMMITTEE ON 


REPORT OF THE COMMITTEE ON WORKS 

Public Works 


_TO WHOM WAS REFERRED AN 


ORDINANCE approving Improvement REsolution No. 5933-82, 

Hanna-Crieghton Neighborhood, Phase VI, with Rieth-Riley Construct ion 

Company, Inc., in connection with the Board of Public Works 


HAVE HAD SAID ORDINANCE UNDER CONSIDERATION AND BEG LEAVE TO REPORT 
BACK TO THE COMMON COUNCIL THAT SAID ORDINANCE P ASS. 

JAMES S. STIER, CHAIRMAN 


BEN A. ElSBART, VICE CHAIRMAN 


VICTURE L. SCRUGGS 


MARK E. GiaQUINTA 


DONALD J. SCHMIDT 






























CITY PAIU 

SUBJECT TO COUNCILMANIC APPROVAL 
PRELIMINARY MEETIN G 
RATIFICATION 

CONTRACT 


- K * 

, j: 


made and entered 


into this— 


-day of- 




by and between— 


RIETH-RILEY CONSTRUCTION COMPANY/INC. 




1633 SR 327 NORTH COUNTY LINE RD., HUNTERTOUN, IN. 46748 ■ 


hereinafter called “Contractor” and the City of Fort Wayne, Indiana, a municipal corporation, herein¬ 
after called "City," under and by virtue of an act of the General Assembly of the State of Indiana, 
entitled "An Act Concerning Municipal Corporations,” approved March 6, 1S)05, and all amendatory 
and supplementary acts thereto, WITNESSETH: That the Contractor covenants and agrees to im- 
Impr.ovement Resolution No. 5933-82 

Throve by constructing sidewalk on both sides of Pontiac St. from Lafayette to 
^ohn; both sides of Pontiac trom uliver to AriLIiuriyi buLli bides of Emily 5t. from 

Gay to Bowser; and both sides of Hurd St. from Gay to Oliver; also curbing, drive 
approaches, and drainage structures; ^ 

Also known as HANNA-CREIGHTON NEIGHBORHOOD, PHASE VI. . • 


by grading and paving the roadway to a width n f XXXXXXXXXXXXXm XX mXXXXXXXXXXXXXXXXXXXXX 

xxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxx 


upon a foundation and with curbing as fully set out in the specifications hereinafter referred to, in a 
good and workmanlike manner and'to the entire satisfaction of said City, in accordance with Improve- 

_ o- attached hereto and by reference made a part hereof. 

ment Resolution No....__ 

At the following prices: 

HANNA-CREIGHTON NPI, PHASE VI 

Concrete Removal One dollar and ninety cents 

per square yard. 1.90 


Curb-Removal 


Remove & Replace C.B. 
w/Casting 


No dollars and ninety cents 

per 1ineal foot 0.90 

Twelve hundred and fifty dollars 

and no cents per each 1,250.00 


4" Concrete Sidewalk 


6" Concrete Wingwalk 
Incl. Ramps 

Concrete Curbface Walk 


2 Ft. Concrete Curbface 
Walk 

Concrete Curb Type III 
6" Concrete for Drives 


8" Concrete for Drives 


Topsoi1 


Seed, Mulch, Fertilizer 


One dollar and thirty-five cents 

per square foot . - - - - 1.35 

One dollar and ninety cents-per_ 

square foot 1-90 

One dollar and sixty cents.per 

square foot 1.60 

Two dollars and seventy-five cents 

per square foot . 2.75 

Ten dollars and no cents per 

lineal foot 10.00 

Fifteen dollars and no cents 

per square yard 15.00 

Nineteen dollars and no cents 

per square yard 19.00 

Three dollars and no cents per 

ton 3.00 - 


No dollars and twenty-five cents - . 
per square yard 


0.25 























5.00 


Special Borrow Five dollars and no cents 


per ton 

2" Rigid Conduit - Furnish No dollars and seventy-five 

& Install cents per lineal foot 0.75 

Tree Removal (2 Ft.) One hundred and fifty dollars and 

no cents per each 150.00 

Asphalt Patching One dollar and twenty-five cents 

per lineal foot 1.25 

Type C Casting, Furnish Two hundred and fifty dollars and 

& Adjust no cents per each 250.00 

LA REZ NPI - PONTIAC 

Concrete Removal One dollar and ninety cents 

per square yard 1.90 

Curb Removal No dollars and ninety cents 

per lineal foot 0.90 

6" Concrete Wingwalk One dollar and ninety cents 

(Incl. Ramp) per square foot 1.90 

Concrete Curbface Walk One dollar and sixty cents 

per square foot 1.60 

6" Concrete for Drives Fifteen dollars and no cents per 

square yard 15.00 

8" Concrete for Drives Nineteen dollars and no cents per 

square yard 19.00 

Topsoil Three dollars and no cents per 

ton 3.00 

Seed, Mulch, Fertilizer No dollars and twenty-five cents 

per square yard 0.25 

Special Borrow Five dollars and no cents per ton 5.00 

2" Rigid Conduit - Furnish No dollars and seventy-five cents 

& Install per lineal foot 0.75 

Asphalt Patching • One dollar and twenty-five cents 

per lineal foot 1.25 

Reinforced Concrete Walls Seven dollars and ninety-five 

cents per square foot 7.95 

Type C Casting (Furnish & Two hundred and fifty dollars and 

Adjust) no cents per each 250.00 

Type F Casting (Furnish & Two hundred and seventy-five dollars 

Adjust) and no cents per each 275.00 



OXFORD NPI - PONTIAC 


Concrete Removal 

One dollar and ninety cents 
per square yard 

1.90 

Curb Removal 

No dollars and ninety cents 
per lineal foot 

0.90 

Remove & Replace C.B. 
with Casting 

Twelve hundred and fifty dollars 
and no cents per each 

1,250.00 

4" Concrete Sidewalk 

One dollar and thirty-five 
cents per square foot 

1.35 

6" Concrete Wingwalk 

Incl. Ramps 

One dollar and ninety cents 
per square foot 

1.90 

Concrete Curbface Walk 

One dollar and sixty cents 
per square foot 

1.60 

6" Concrete for Drives 

Fifteen dollars and no cents 
per square yard 

15.00 

8" Concrete for Drives 

Nineteen dollars and no cents 
per square yard 

19.00 

Topsoil 

Three dollars and no cents 
per ton 

3.00 

Seed, Mulch, Fertilizer 

No dollars and twenty-five 
cents per square yard 

0.25 

Special Borrow 

Five dollars and no cents per 
ton 

5.00 

Asphalt Patching 

One dollar and twenty-five cents 
per lineal foot 

1.25 

Type C Casting - Furnish & 
Adjust 

Two hundred and fifty dollars 
and no cents per each 

250.00 

HANNA-CREIGHTON NPI 

Eighty-two thousand, seventeen 
dollars and no cents 

$82,017.00 

LA REZ NPI (PONTIAC) 

Fifty-three thousand, six hundred 
and seventy-five dollars and 
fifty cents 

$53,675.50 

OXFORD NPI (PONTIAC) 

Thirty-three thousand, nine 
hundred and fifty-eight dollars 
and seventy-five cents 

$33,958.75 

TOTAL 

One hundred and sixty-nine thousand, 
six hundred and fifty-one dollars 
and twenty-five cents 

$169,651.25 


Se ^ cortifn'cate fron, the Industrial Board of 

C»pensatl?n Act app^ved Ma^ch u'"'’ ‘'’<= Workmen’s 

Compensation Act'(ASs 1 leT)" 


A copy of General Ordinance No. G-34-78 (as 
in employment under municipal contracts, is 
reference. 


amended) concerning discriminating 
attached and incorporated herein by 





d«crib/dfCoWn. ‘" "’' P™«c„tio„ o( ,h. abil 

.ha plans profit sp” meal' /•"'P™v.mc„. Resolution No... 5933-8? 
of Public WortI of said ntv b b u * ^id therefor on file in ,he office of the Department 

this cltral as f° ilnd ff’ -3 specifications are nrade a par. of 

hereto) effectually as .t copied herein a, full length, (copies of which are attached 

sentl'the'ciS'-^s^d'coIlt" ’^'s contract shall be made without the written con- 

y. Contractor hereby covenants and agrees that said improvement shall be finally 

and in all respects completed on or bfsW Aug. 30 ,o82 . 

eive to tbi- r.Vve 1 - -^ ly-anjj Contractor agrees to pay and 

S’ e City, as liquidated damages, the sum of J2S.00 for each and every day after said 

It beinn also ..nU Until said Work is finally completed and ready for acceptance by the City, 

the f^mer shall h M a’" the specificaLns, that 

former shall be considered to contain the intention of the parties hereto. 

in th^ conttac/ between said parties, that the acceptance of the work provided for 

part of the a. V f ”72"' " ’ ^ “O' ouus'itute a waiver on the 

sur",° s*'?l K'Tf 1 r'’™:;T“‘’'^ “•'= Contractor, or the 

evitece oTthe Lrf ‘•’' /■'’■'"I performance thereof, nor shall the acceptance be even prima facie 
&ntrtor to re ^ “"P' '» 'h« a-unt of entitling said 

SS“t of ins/ r ' 7 * " ""^'t^ood that the failure of the CiQ. to exercise 

s?nse1^1r,S 7°°'’'''' o' '^l-t Shan not in any 

sense be considered an acceptance of any part ol said work or material. 

skilI^a7d‘^”r7wM^'r'''”°"7''t“‘''®''"'''‘‘‘ *" P’P^aution of said work all proper 
SneerolriaLs d •ir"‘'‘u ; P-’-y'u™ P’operly and folly guard all excavations and 

fn7/r„ns T "" mc"^ P’"»”''0"a ‘o ptavent injury to any property, person 

“nd S^r^rio^ , ' h u Ta”""' “"■* P"'0'’ of 'ha making ol such imprVvLent, 

Sail be Sve^halTes' , a 77 ”“™'“"ad and kept in repair by the Contractor, the dv 

property or i>ers h ^ I>ability whatsoever growing out of any injury or damage to 

theTcecuKorof th- 7' . Contractor, its agents or employees, in 

iud™ent7th ism 7 7 “""'"a3 therewith or related thereto and to pay any 

judgment with costs which may be obtained against said City,growing out of any such injury or damage 

-^stipulations in this contract, the undesigned bind themselves, their 
IN W^NESS WHEREOF, we the foregoing named parties hereunto set our hands this_4^r:?^ 





Secretary and Clerk 


Its Board of Public mrks and Maj^ 



associate city attorney 


























performance and guarantee bond 


KNOW ALL MEN BY THESE PRESENTS, that we RIETH-RILEY CONSTRUCTION CO. 
as Principal, and the united Pacific Insurance Company_ 


State of 


Washington 


a corporation organized under the laws of the 
and duly authorized to transact business in the 


State of Indiana, as Surety, are held firmly bound unto the. City of Fort Wayne, 
Indiana, an Indij _ _ _ 

NINE THOUSAND, SIX HUNDRED'aND fIV 


liana Municipal Corporation In the sum of ONE HUNDRED AND SIXTY- 
....IFTY-Oi-- - 


-ONE DOLLARS AND TWENTT^E CENTS 


($J_ 69,651.2 5— ). for the payment whereof well and truly to be made, 

the Principal and Surety bind themselves, their heirs, executors, administrators, 
successors and assigns, jointly and severally, firmly by these presents. The 
condition of the above obligation is such that 


/ 




WHEREAS, the Principal did on the f day of ^ 

enter into a contract with the City of Fort Wayne to constru^^/ 

Improvement Resolution No. 5933-82 


> 1 ^ 


To improve by constructing sidewalk on both sides of Pontiac St. from Lafayette 
to John; both sides of Pontiac from Oliver to Anthony; both sides of Emily St. 
from Gay to Bowser; and both sides of Hurd St. from Gay to Oliver, also curbing, 
drive approaches, and drainage structures; 

Also known as HANNA-CREIGHTON NEIGHBORHOOD, PHASE VI. * 


at a cost of $_J_69,651.25- , according to certain plans and specifications 

prepared by or approved by the City. 

^'irHEREAS, the grant of authority by City to so construct such improvement 
provides: 

"1. That said improvement shall be completed according to said plans and 
specifications, and contractor shall warrant and guarantee all work, matei— 
iai, and conditions of the improvement for a period of three (3) years from 
the date of final acceptance in writing by the Owner; 

2. There shall be filed with the City, within thirty (30) days after comple¬ 
tion, a Completion Affidavit; 

3. Said Principal is required to agree to make such adjustments, modifica¬ 
tions, and repairs as required by the City within thirty (30) days after 
notice. 


















S, said Surety, for value received, hereby stipulates and agrees that 
no change, extension of time, alteration, or addition to the terms of the con- 
to the work to be performed thereunder, or the specifications accom¬ 
panying the same, shall in any way affect its obligation on this bond, and it 
reby waive notice of any such change, extension of time, alteration or 
' * * n to the terms of the contract, or to the work or to the specifications. 

therefore, if the principal shall faithfully perform all of the terms and 
conditions required of it by the contract and shall for three (3) years after 
P e of said improvement by City warrant and guarantee said improvement 
I indemnify the City for all loss that City may sustain by reason of the 
’p I s failure to comply with any of the terms of the authorization, then 
this obligation shall be void, otherwise it shall remain in full force and effect. 


ATTEST: 


(Title) ---- 




*lf signed by an agent, power of 
attorney must be attached 


RIETH-RILEY CONSTRUCTION CO., 

(Contractor) 


ITS: 




- United Pacific Insurance Comp any 
Surety ^ 





■^Authorized Agent'iTeonard^^."^. 
(Attorney-in-Fact) Northrup 


ATTACH POWER OF ATTORNEY 










PAYMENT BOND 


KNOW ALL MEN BY THESE PRESENTS: that 

- RIETH-RILEY CONSTRUCTION COMPANY, INC. - 

(Name of Contractor) 

- 1633 SR 327 NORTH COUNTY LINE RD ., HUNTERTOWN, IN. 46748 

(Address) 


a _ 

(Corporation, Partnership or Individual) 


hereinafter called Principal, 


-Un ited Pacific Insurance Company 


(Name of Surety) 

authorized to transact business in the State of Indiana, hereinafter 
ir,w- firmly bound unto the City of Fort Wayne, an 

Municipal Corporation in the penal sum of ONE HUNDRED AND SIXTY-NINE 
m O USAN D , SIX HUNDRED AND FIFTY-ONE DOLLARS AND TWENTY^ UVE CEN T S --- 

whereof well and truly to be made, the Principal and the 

- ^ emselves, their heirs, executors, administrators, successors and 

assigns, jointly and severally, firmly by these presents. 


THE CONDITION OF THIS OBLIGATION is such that whereas, the 
enterec^ into a certain cc^tract with the Owner, dated the ^ 
_/ 1 9 0 2^ , for the construction of: '' 


Principal 
_ day of 


Improvement l^esolution No. 5933-82 


To improve by constructing sidewalk on both sides of Pontiac St. from Lafayette 
to John; both sides of Pontiac from Oliver to Anthony; both sides of Emily St. from 
Gay to Bowser; and both sides of Hurd St. from Gay to Oliver, also curbing, drive 
approaches, and drainage structures; 

Also known as HANNA-CREIGHTON NEIGHBORHOOD, PHASE VI. 


at a cost of ONE HUNDRED AND SIXTY-NINE THOUSAND 
DOLLARS AND m iliy-HVL LENIS - 

($ 169,651.25 


SIX HUNDRED AND FIFTY-ONE 


P,- r —j- ~ -according to Fort Wayne Street Engineering 

Department plans and specifications. y .j 

value received, hereby stipulates and agrees that 
tn.r-t alteration, or addition to the terms of the con- 

oanvinn tL thereunder, or the specifications accom- 

does h^ehv ^ 'n any way affect its obligation on this bond, and it 

addhii^!^ tn ^th r change, extension of time, alteration or 

addition to the terms of the contract, or to the work or to the specifications. 


WHEREAS, no final 
abridge the right of 


settlement between the Owner and the Contractor shall 
any beneficiary hereunder,- whose claim may be unsatisfied. 























Payment Bond Page 2 

fl?,!!' therefore, If the Principal shall promptly make payment to all persons, 
corporations furnishing materials for or performing 
prosecution of the work provided for in such contract, and any 
'f I I ’f"* "modification thereof, including all amounts due for 
monit ricants, oil, gasoline, coal and coke, repairs on machinery, equip- 

and too s, consumed or used in connection with the construction of such 
rk, and all insurance premiums on said work, and for all labor, performed in 
whether by subconstructor or otherwise, then this obligation shall be 
void, otherwise to remain in full force and effect. 


IN WITNESS WHEREOF, this instrument is executed in _ 

L- ^ . (number) 

parts, each one of which shall be deemed an original, this 
__1979. — 


counter¬ 
day of 


(SEAL) 

ATTEST: 

(Pt4nefpal) Secretary 

/fss-h. 


Witness as to Principal 


RIETH-RILEY CONSTRUCTION CO., INC. 

Principal 

BY ^ 

(Title) / 


(Address) 


(Address) 


Witness as to Surety 


United Pacific Insurance ^ompan y 

LAttorney-in-FactLeonard E.^oj 2 'tl 

(Authorized Agent) ^ 

P.O. Box 523 

Goshen, IN 46526 _ 

(Address) 


(Address) 


Date of Bond must not be prior to date of Contract. 

If Contractor is Partnership, all partners should execute bond. 


ATTACH POWER OF ATTORNEY 























UNITED R^CIEIC INSUPtAJSTCB COMKAJSTY 

HOME OFFICE, TACOMA, WASHINGTON 

POWER OF ATTORNEY 

KNOW ALL MEN BY THESE PRESENTS, That the UNITED PACIFIC INSURANCE COMPANY, a corporation duly organized under the laws of the 
State of Washington, does hereby make, constitute and appoint Leonard E. Ilorthrup of Goshen, Indiana 


its true and lawful Attorney-in-Fact, to make, execute, s 

undertakings of Suretyship,,_ 


al and deliver for and o< 


stand deed any and all bonds and 


:o bind the UNITED PACIFIC INSURANCE COMPANY thereby as fully and to the same extent as if such bonds and undertakings and other writings 
obligatory in the nature thereof were signed by an Executive Officer of the UNITED PACIFIC INSURANCE COMPANY and sealed and attested by one 
other of such officers, and hereby ratifies ar>d confirms all that its said Attorney(s)-in-Fact may do in pursuance hereof. 


This Power of Attorney is granted under and by authority of Article VII of the By-Laws of UNITED PACIFIC INSURANCE COMPANY which 
became effective September 7,1978, which provisions are now in full force and effect, reading as follows: 

ARTICLE VII - EXECUTION OF BONDS AND UNDERTAKINGS 


1. The. Board of Directors, the President, the Chairman of the Board, any Senior Vice President, any Vice President or Assistant Vice President 
or other officer designated by the Board of Directors shall have power and authority to (a) appoint Attorneys-in-Fact and to authorize them to execute 
on behalf of the Company, bonds and undertakings, recognizances, corrtracts of indemnity and other writings obligatory in the nature thereof, and (b) 
to remove any such Attorney-in-Fact at any tinM and revoke the power and authority given to him. 

2. AttomeysHn-Fact shall have power and authority, subject to the terms and limitations of the power of attorney issued to them, to execute 
and deliver on behalf of the Company, bonds and undertakings, recognizances, contracts of indemnity and other writings obligatory in the nature thereof. 
The corporate seal is not necessary for the validity of any bonds and undertakings, recognizances, contracts of indemnity and other writings obligatory 
in the nature thereof. 


3. Attorneys-in-Fact shall have power and authority to execute affidavits required to be attached to bonds, recognizances, contracts of indem¬ 
nity or other conditional or obligatory undertakings and they shall also have power and authority to certify the financial statement of the Company and 
to copies of the By-Laws of the Company or any article or section thereof. 

This power of attorney is signed and sealed by facsimile under and by authority of the following Resolution adopted by the Board of Directors of 
UNITED PACIFIC INSURANCE COMPANY at a meeting held on the 5th day of June, 1979, at which a quorum was present, and said Resolution has not 
been amended or repealed: 


"Resolved, that the signatures of such directors and officers and the seal of the Company may be affixed to any such power of 
attorney or any certificate relating thereto by facsimile, and any such power of attorney or certificate bearing such facsimile 
signatures or facsimile seal shall be valid and binding upon the Company and any such power so executed and certified by 
facsimile signatures and facsimile seal shall be valid and binding upon the Company in the future with respect to any bond or 
undertaking to which it is attached." 

Asst. 

IN WITNESS WHEREOF, the UNITED PACIFIC INSURANCE COMPANY has caused these presents to be signed by its Vice President, and its corporate 
seal to be hereto affixed, this 12th day of September 1980- 


STATE OF Pennsylvania 
COUNTY OF Philadelphia 



UNITED PACIFIC INSURANCE COMPANY 

Asst . Vice President 


On this 12th day of September ,i98o.pe'’“'’ai'vappea''®d W. F, Brunner 


to me known to be the Vice-President of the UNITED PACIFIC INSURANCE COMPANY, and acknowledged that he executed and attested the fore¬ 
going instrument and affixed the seal of said corporation thereto, and that Article VII, Section 1, 2, and 3 of the By-Laws of said Company, and the 










TITLJ- OF ORDINANCE Improvement Resolution 5955-82, Hanna-Creightoff Neighborhood, Phase VI 
DEPARTMENT REQUESTING ORDINANCE Board of Public Works 

SYNOPSIS OF ORDINANCE Contract between the City of Fo rt Wayne and Rieth-Riley 
Construction Company, Inc, for the constructio n of sidewalks on Pontiac St. from 
Lafayette to John, both sides of Pont iac from Oliver to Anthony, both sides of Emily 

St. from Gay to Bowser, and both side of H urd St. from Gay to Oliver. This contract 
also includes curbing, drive approaches, and drainage structures. 

Prior approval received on July 6, 1982 


EFFECT OF PASSAGE Improvement of neighborhood 


EFFECT OF NON-PASSAGE exising condition will remain 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) CD§P PROJECT $169,651.25 


ASSIGNED TO CONMITTEE 



















































